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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 233026 

64 

ORIGIN USIA-09 

INFO OCT-01 EA-10 ISO-OO ( ISO ) R 
66619 

DRAFTED BY USIA/ICS/ES:CHCLARKE:MAH 

APPROVED BY EA/EX:ECHAMPAGNE 

USIA/ICS:DJDUBOIS USIA APPROVING OFFICER 

USIA/ICS:WBDAVIS 

USIA/IEA:TLIU 

EA/J : CDUNKERLE Y 

084032 

P 230039Z OCT 74 

FM SECSTATE WASHDC 

TO AMCONSUL NAHA PRIORITY 

UNCLAS STATE 233026 

FOR COCHRAN PASS BEACH 

E.O.l 1652:NA 
SUBJ: OCEAN EXPO 75 

EXHIBITS PREFAB PREBID HELD USIA 21 OCTOBER NEED KNOW FOLLOWING 
ASAP. 

l.A. WILL CONSTRUCTION DIVISION AND/OR OTHER NECESARY 
AUTHORITIES APPROVE CATWALK AS DESIGNED DRAWINGS 2.4.0 AND 
2.4.1? 

1. B. IS ANY ADDITIONAL DATA REQUIRED SUCH AS SHOP DRAWINGS OR 
ENGINEERING SPECS FOR APPROVAL? 

2. A. ALVIN HOIST DRAWINGS 3.7.0 THRU 3.7.4 SAME 

ADVISE NCCEDE AS FOR CATWALK LISTED l.A. AND l.B. ABOVE. 

3. A. NEED TO CONFIRM REQUIREMENTS FOR FIRE RETARD AND. MUST 
ALL SURFACES WOOD FABRICATION BE TREATED FOR FIRE RETARDANT. 
MUST ALL SURFACES WOOD FABRICATION BE TREATED OR CAN WE GET BY 
WITH TREATING JUST REAR OF SUCH CONSTRUCTION. WHAT KIND 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 233026 

OF CERTIFICATES AND TESTS WILL BE REQUIRED IF ANY? WHAT ARE 
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SPECS FOR JAPANESE FIRE RETARDANT COATINGS? THIS 
EXTREMELY EXPENSIVE ITEM U.S. SHOPS AND FABRICATION 
BIDDERS MUST KNOW BEFORE SUBMITTING. 

4.A. ADVISE COMPATIBILITY JAPANESE LAMPS WITH U.S. LIGHT 
FIXTURES INDICATED DRAWING 8.3.0. KISSINGER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 OCT 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE233026 

Document Source: CORE 

Document Unique ID: 00 

Drafter: CHCLARKE:MAH 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740301-0791 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19741023/aaaaasxu.tel 

Line Count: 67 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN USIA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: CollinPO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 15 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 5 MAR 2002 by chappeld>; APPROVED <1 0 FEB 2003 by CollinP0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: OCEAN EXPO 75 EXHIBITS PREFAB PREBID HELD USIA 21 OCTOBER NEED KNOW FOLLOWING 
TAGS: BEXP 
To: NAHA 
Type: TE 
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